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MEMORANDUM FOR: Director of Special Projects 


SUBJECT : Photo Reconnaissance Systems Report No. 106 
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Declassified and Released by the NRO 
In Accordance with E. O. 12958 
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A. Accomplishments 


1. CR-15 (Mission 1115) flight assembly is continuing on 
schedule for planned launch on 8 September 1971. The filter 
and slits have been installed and are being verified. The DISIC 
readiness checks were completed. The orbit assignment is as 
follows: 75 degree inclination, 85 NM perigee, launch window 
2130-2210Z, 8 September 1971. Software preparations for the 
selected slits is in progr he nominal camera operations 
data was forwarded to oe ie editing. No software problems 
are anticipated. 


2. CR-8 is in storage preps. The system is holding for 
slope programmer. : 


B. Problems 
No major prableme: 

Cc. Projected Status 
1 CR-15. Flight preps. 
2. CR-16. R-25 backup. 


3. CR-8. Storage preps. 
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***NOTICE OF REMOVED PAGES*** 


Pages 7a through / are not provided 
because their full text does not contain CORONA, 
ARGON, LANYARD programmatic information. 


